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MEMORANDUM FOR: Director, Office of Special Projects 


SUBJECT: CORONA Weekly Report, 3-7 April 






1, All EKIT Reportsffipave been returned to us and 
will subsequently be forwarded to ITEK for revision. 


c¢. The pan geometry report distribution has been made. 
At the request o i NRO, an additional army 
report on pan geometry will be distributed according to the same 


list when copies are furnished by NRO. 






Forecast Activities: 


1. The following buyoffs are scheduled for April and May. 
Webb will be available if needed, 


Instruments 220-221 14 April 
Instruments 304-305 21 April 
SRV's 747-748 21 May 
SRV 807 19 May 
SRV 808 26 May 
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in Accordance with E. O. 12958 eacnde! > stat 
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